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SECRET 

IDEA 2312 
Copy S 

9 Sovesiber 1965 


MEMOEASTDOM FOE: Chief, Plane Division 
ATTBHTIOJJ : | 

SUBJECT : FY-66 Construction Funds, IDEALIST 


1. The following FY-66 construction funds have been 
obligated as of 9 November 1965: 

(1) Power building and generator 

fori $ 70,782.00 

(It is estimated another $100,000 
to complete) 

<2) Clearing, grubbing and fencing 

antenna field 11,500.00 


(8) Besova te BOQ and construct small 
warehouse at 


14,750.00 


(4) Rehab building and mark runway 

at 


18,109.00 


(5) 


Plans and specifications are complete 
for new coanno vault a nd addition al 
fuel storage tanks at 
Betlnated Cost 

Contract to be let this month 


80,000.00 


2. Construction projects in the planning stage: 


U) 


Plans mad specifications b eing 
developed for warehouse at 
Batina ted Cost 


128,500.00 


(2) Drainage area of h angar and repair 

to hangar doors at . 100,000.00 
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(3) 

< 4 ) 


Addition*! trailers at 


$ 40,000.00 


Parking area, road, gas station, AGE 
building, security fence and lighting, 
tod explo sive storage building at 


60,000.00 




Chief, Eater iel 01 vie ion 
QBA-DO/B&T 


MD/C6A, : let <6 Kov €5) 
Distribution: 

#1 - PS/OEA 
tn - D/FA/ OS A 
#3 - IDKA/FA 
#4 - MD/QEA 
#3 - SB/OS A 
#6 - Cfarono 
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